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DPD-3291-59 
15 May 1959 
MEMORANDUM FOR : Comptroller, DPD | 
SUBJECT : Final Audit Report -- Contract No. BE-2022 gee 


1. Attached is a copy of "Contract Audit Closing Statement," #447, 


dated 8 May 1959, pertaining to Contract No. BE-2022 with Westinghouse 
Electric Corporation. 


2. Amendment No. 1 to the contract has been drawn to extend the 
term to 31 March 1959 and to incorporate final overhead rates into the 
contract. 


3. The Contractor has been instructed to furnish the data requested 
in Par. 6 of the report with its final billing. 


4, It is requested that the Contract Branch be advised when final 


payment is made under the contract in, order that our records thereon 
may be closed. _ 


25X1A 


Contracting cer, DPD 


HAMEL PN ELass, 
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